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i The 1949 building program for crifters and seiners war alleredly as follows: 25X41 
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THIS {S$ UNEVALUATED INFORMATION 


Shipyard 
Thaolmann-Yard Brandenburg /Mavel 


Nationalized Shipyard Reselau/"lbe = 
(52/2 17) 


Natiovalized Shipyard Roizenburc on 
wibe (M SL/S 93) 


hationalized Shipyard Stralsund 


The construction of the drifters had priority over the seiners, Uroucht vnarte, 
wrongnt coupling flanges for “che screw shafts and bevel wheels are bottlenecks 
in the construction program, The ships built in Yoiserburg are being finished 
in the Peence-Yard in volgast, and vartly in wismar, 


2, The construction of drifters was started in Brandenburgflavel in August 199. 
The required material had not been provided for in the appropriate D&K plans 
cut had to be delivered to the Brandenburg Yard from other yards, by order oi the 
Soviets, The use of this shipyard for th.2 drifter-building program was decreec 
to.provide competition for the other shipyards. when, in October 1/9, it becane 
clear that the scheduled celivery dates would not be met, the three drifters 
which were being built in Brandenburg were transferred to Stralsund. Four drifters 
from Mosslau also had to be taken to Stralsund, “Since October 1949 the Soviet. 
authorities in Karlshorst have exerted considerable pressure to have delivery 
schedules fulfilled at the yard in <¥rAisund but it has been impossible to meet 
the orescribed dates because of a Lack of material. The hull plates, for 
example, had to be supplied by the latparten Yard, Hostock, before work could 
be started. Along with the transfer of the crifters to the teaside shivyards, 
300 workmen from the Brandenburg yard, 500 from the Koscslau yarc, anc 700 from 
the Boizerburg yard had to be placed at the disposal of the seavice shipyards, (2) 


CONFIDENTI... 


This documont is hereby regraded to 
CONFIDENTIAL in accordance with the 
letter of 16 October 1979 trom. the 
Director of Ceniral Intelligence to the 
Archivist of the United BAG a3 7 
Rd AGIARBARS 20045 70064002400 


View 


Haeiaritied O 
Gitte Changed Tor TS 
j Agha HR 70.2 

pater 1. 72- JUL Ae 


Approved For Release 2003/08/11 elQ-RDP82-00457R006400240002-7 


CENTRAL INTELLIGENCE AGENCY . 25X1 


a 


~2~ CONF 7 


3, The Brandenburg Thaelmann Yard is accomodated in Otraleund in the se=called 
''tcthip Salvage" on the Jaenholm,. This "Ship Salvage’ is enraged in repair work 
and emoloyrs 250 workmen. The work-force of the Thaelmam Yard there amounted 

to 618 workers in “arch 1950. (3) 


he Of the three drifters prescribed in the 1949 building prorren fou the Brarniene 
say? Thaolmann Yard 


The Final ascembly of these drifters built 
ake place in Volgast in 1950. 


5, Building prorram for seiners in 1950 is as follows: 


Thacimann Yard Branderburr 36 (3 of them from 1919) 
State Yard Rothensee 15 
Shipyard Schuetze and Aken 5 
Shipyard Dolle in Derben le 


According to Soviet statements the Stralsund shipyard is in a position to build 
100 drifters in 1950. (i) 


onments >» 


(2) It anpears thet the Soviets closely supervise the yards ard also determine 
' the vate of production. It may therefore be assumec that the drifters sent 
_. to the U.5."..,. are reparation deliveries. 
(3) Presumably source means that a branch of the Thaclrann Yard has bean established 
; in Stralsund. 
ih) The report indicates that the inland shipyards are being usec to surply the 
seasiae shipyards with semi-finished products, Thus the same system is 


sweepers, In tois manner the monthly output can be increased considerably, 
However, is the matevial required for these Soviet erders must be withdraw 
from other yards, this will lead to a waste of time and the prescribed produce 
tion quotas will hot be fulfilled, The delivertes of material cbserved going 
from one yard to another are probably caused by initial difficulties which 
occur in any controlled economy. “Jecause the muber of skilled shipwri¢hts 
avaliahie in the Soviet “one of Germany is not adequate for such an ambitious 
baildine program it may be assumed that the S-D will try to recruit them in 
the ‘estern fone of “ermany with the help of the Gorman Communist Farty. 
Keperts on such efforts have already been received. Considering the rreat 
munber of unermloyed shipyard workers such attempts are bourr! to be suecesst'ul. 
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Tt will continue to be difficult to procure those materials which can only be supplied 


ly the uestern gene of Germany. 
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